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MANILA EOR USADB 

E.O. 11652: N/A 
TAGS: ETRD, KS 

SUBJ: MAJOR PROJECT: RELOCATION OF SEOUL METROPOLITAN 
WATER INTAKE 

REE: A) SEOUL 4842, 25 JULY 1974 
B) SEOUL A-3450, 8 JANUARY 1974 

FOLLOWING IS UPDATE ON PROJECT INFORMATION SUBMITTED 
REE A. 

1. IMPLEMENTING OEFICE IS CHANGED TO: 

COL. ROBERT E. ROBERTS(RET) 

RESIDENT MANAGER 

CAMP, DRESSER AND MCKEE (CDM) 

C/0 METROPOLITAN WATER 

DEVELOPMENT PROJECT OFFICE 22-2 CHONG-DONG, SUDAEMUN-KU 
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2. FOLLOWING BIDS HAVE ALREADY BEEN LET: A. CONTRACT 
FOR STEEL PLATE EOR 16 KILOMETERS OF 2.2 METER DIAMETER 
PIPE HAS BEEN LET TO A JAPANESE FIRM (NO U.S. FIRM BID). 

PRIMER AND ENAMEL FOR PIPE WILL COME FROM TWO JAPANESE FIRMS. 
GLASS MAT AND ABESTOS FELT WILL COME EROM A JAPANESE AND U.S. 
FIRM RESPECTIVELY. 

3. DUE TO ILLNESS AND SUBSEQUENT ABSENCE OE EORMER CDM 
RESIDENT MANAGER, ADB REQUESTED STUDY ON BENEFITS OF STEEL 
VERSUS CONCRETE PIPE WHICH HAS STILL NOT 

BREN COMPLETED. CDM RESIDENT MANAGER ROBERST FEELS STUDY WILL 
BE COMPLETED IN FEBRUARY. ROBERTS ALSO SUGGESTS THAT IF THE 
DECISION IS MADE TO USE PRE-STRESSED CONCRETE PIPE, A U.S. 

FIRM MIGHT WANT TO INVESTIGATE POSSIBILITIES EOR LICENSING OR 
INVESTING IN A KOREAN PRODUCTION FACILITY. LOCK JOINT PIPE 
VISITED EMBASSY IN SEPTEMBER AND EXPRESSED INTEREST IN THIS 

POSSIBILITY. 

4. EXPECTED BID DATES: ROBERTS INDICATED A EINAL REVIEW 
OF SPECIFICATIONS IS NOW UNDER WAY, AND, AFTER REVIEW BY 
OSROK IN FEBRUARY, BIDS WILL BE LET IN MARCH, AND 

(ON SOME ELECTRICAL EQUIPMENT) LATE SPRING. SOURCES EOR 
OSROK GENERAL PROVISIONS FOR BIDDING AND CONTRACTING 
ARE AS LISTED IN REF A. 

5. POTENTIAL U.S. SALES: ROBERTS POINTED OUT FOLLOWING 

AS BEST REMAINING U.S. SALES PROSPECTS: A) EIGHT LARGE CEN- 
TRIEUGAL DOUBLE SUCTION PUMPS AND MOTORS (WITH STAINLESS 

STEEL SHAFT AND SLEEVES) WITH A CAPACITY OP 200,000 
METRIC TONS OP WATER PER DAY. SALE OF PUMPS WOULD INCLUDE 
TESTING AT FACTORY AND PUMP STATION, TRAINING OF KOREAN 
PERSONNEL, AND SUPERVISION AT PACTORY AND SITE. B) 

ELECTRICAL INSTRUMENTATION AND CONTROL EQUIPMENT FOR A LARGE 
PUMP BOOSTER STATION CONTAINING EIGHT PUMPS WITH A CAPACITY 
OF 200,000 METRIC TONS PER DAY. 

6. POST COMMENTS: POST FINDS LACK OF RESPONSE ON PART OP U.S. 
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FIRMS TO BIDS ALREADY LET SOMEWHAT DISHEARTENING. IT IS MAJOR 
PROJECTS OP THIS TYPE, WITH A U.S. CONSULTING PIRM IN 
CHARGE AND FINANCING COMING FROM ADB OR WORLD BANK, THAT POST 
FEELS ARE OUR BEST PROSPECT FOR IMPROVING MARKET SHARE. 

PROJECT CONSULTANT PEELS U.S. PIRMS SHOULD BE ABLE TO COMPETE 
ON BIDS STILL TO BE LET FOR LARGE PUMPS AND ELECTRICAL 
EQUIPMENT. USDOC MAY WISH TO ALERT HERBERT J. FLYNN OF LOCK 
JOINT PIPE OF THESE DEVELPMENTS. 
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